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FTA SMI Response Progress Summary 
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MBTA has our work cut out for us In 2024 
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Y F1: Published updated Rulebook for Operations Employees incorporating PPE 
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SD 22-6: Operations Control Center 
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SD 22-12: Policies, Procedures & Training 
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